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Message Text 

UNCLASSIFIED 

PAGE 01 DAMASC 01699 141656Z 
ACTION NEA- 10 

INFO OCT-OI EUR-I2 ISO-00 EB-08 /03I W 

1423I5Z 025808/63 

R 14I6IIZMAR 77 
FM AMEMBASSY DAMASCUS 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 2192 
AMEMBASSY ATHENS 

UNCLAS DAMASCUS 1699 

ATHENS FOR RTDO 

E.O. 11652: N/A 
TAGS: BTIO, SY 

SUBJECT: FGT: HIGHWAY CONSTRUCTION-MAJOR PROJECT - 

1 . 502 /DAMASCUS/ T-44 

2. MARCH 14, 1977 

3. MICHAEL DAVIS 

4. 502 SYRIA 

5. N 

6. MINISTRY OF COMMUNICATIONS, PARLIMAMENT ST., DAMASCUS 

7. 1357 

8. APRIL 30, 1977 

9. 201-FOREIGN GOVERNMENT TENDER 

10. SIC NUMBER 16110 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 DAMASC 01699 141656Z 


ESTIMATED VALUE 120M. SYRIAN POUNDS 
HIGHWAY CONSTRUCTION - MAJOR PROJECT - 

CONSTRUCTION OF A 27KM. STRETCH OF HIGHWAY BETWEEN HOMS AND 
TARTOUS, IN VICINITY OF TOWN OF TEL KALAKH. DUAL CARRIAGEWAY, 
INCLUDING OVERPASSES AND INTERCHANGES. TENDERED LENGTH TF HIGHWAY 
IS PART OF A LONGER, 33KM. PROJECT, ON WHICH A GREEK CONTRACTOR 
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IS ALREADY CONSTRUCTING 6KM. OF ROAD. PLAN FOR HIGHWAY EXECUTED 
BY ERENCH FIRM, SOCIETE GENERALE POURH LEST EQUIPEMENTS TERRITORIES. 
OFEER FIRM FOR 100 DAYS. PERIOD OE EXECUTION: 1000 DAYS; DELAY 
PENALTY O.I PERCENT OE CONTRACT PRICE PER DAY. BID BOND 2.5 PERCENT 
OF BID PRICE; PERFORMANCE BOND FIVE PERCENT OF CONTRACT PRICE. 
SUCCESSFUL BIDDER TO RECEIVE TEN PERCENT DOWN PAYMENT. TEMPORARY 
ADMISSION FOR ALL EQUIPMENT AND SUPPLIES NECESSARY TO EXECUTE 
PROJECT: MINCOMMUNICATIONS SHALL BEAR ALL TAXES AND DUTIES. 

II. FINANCING: IBRD AND SYRIA GOVERNMENT. CONDITIONS OBTAINABLE FROM 
MINISTRY'S CONTRACTS DEPARTMENT AGAINST 4000 SYRIAN POUNDS PAYABLE 
TO CENTRAL BANK OE SYRIA. ALL BIDDERS MUST PURCHASE BOOK OF 
CONDITIONS ($1.00 EQUALS S.O. 3.90). 

MURPHY 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 -Jan-1 994 12:00:00 am 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Sent Date: 14-Mar-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 -Jan-1 960 12:00:00 am 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977DAMASC01699 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D770087-0749 

Format: TEL 
From: DAMASCUS 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t19770364/aaaacdwc.tel 

Line Count: 76 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: a95f7bb8-c288-dd11-92da-001cc4696bcc 

Office: ACTION NEA 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 30-Sep-2004 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 3121428 
Secure: OPEN 
Status: NATIVE 

Subject: FGT: HIGHWAY CONSTRUCTION-MAJOR PROJECT - 
TAGS: BTIO, SY 
To: COM 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/a9517bb8-c288-dd1 1 -92da-001 cc4696bcc 
Review Markings: 
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